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OOR-0678 
Copy ^ of 3 
19 November 1959 


NRO REVIEW COMPLETED 


MEMORANDUM FOR THE RECORD 


SUBJECT* 


Concurrence in Letter Contract Ho* 


with ITEK 


Corporation, Boston, Mass., Project CORONA (AIR FORCE) 


NRO 

25X1 


NRO 

25X1 


NRO 

25X1 

25X1 


1* This memorandum contains a reconsaendRtion submitted for 
concurrence of the undersigned. Such recommendation is contained 
in Paragraph 5, 


2* Letter Contract Ho* covers the procurement of ten 

Individual Mensuration Viewers and Handbooks of Operation and Main- 
tenance. This procurement is being made on behalf of the Air Force 
and is a part of the Joint Procurement Program for the Intelligence 
Community ©f Exploitation and Processing Equipment related to Project 
CCROHA. The Letter Contract is being issued on a CPFF basis because 
of the development nature of five of the Viewers which are of a more 
advance design. It is anticipated that the Contract will be definltlzed 
by 31 January I960 and will include an item for a Training Program of 
SAC personnel* 


[ 


3* Letter Contract Ho 
chargeable in Fiscal Tear 


Comptroller signifies that 
obligation* 


• 

obligates an amount of 


*507 

By concurrence to this seoor&ra 

ium the 


NRO 

25X1 

25X1 


sufficient funds are available for this 


4* Certification of funds for this contract will be handled under 
the procedure approved by the Director of Central Intelligence on 
15 December 1956 which, in effect, results in all covert expenses 
Involving Issuance of Treasury Checks being accumulated in a separate 
account within the Finance Division. The amounts in t hi s account will 
be periodically scheduled for certification of the vouchers by the 
Director* This procedure eliminates the necessity far a separate 
certification of authority under Section 8(b) of Public Law 110, 81st 
Congress, (fonnerly 10(b) see 85-507 dtd 7/7/58) for each contract. 
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5» Concurrence in Letter Contract Bo# 


is recommended. 




Contracting Officer, DPD 


CONCURRENCES i 


Omptroller, DPD D&fS" 


// 


Zas v* 


NRO 

25Xi 

25X1 1 


(JiTice of General Counsel 



Distribution* 

Orig - Contracts 
2 - Finance 
7 3 - Ghrono 


DHUDD/Fi 


(19-11-59) 


I 


2 
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a. a Reentry Cfcto3'*v 

■ -•■ v-'. ••• ••:■ •■ '•" • ' ., ■ ':• 



utilise to the nm sisccd latent ::b.e 
•Ht- ar s eiysi£j£<>r amnaey peered if 


••■ •••' yiwvfUM. tf 14*8*08 StS&ii. D6i !2ecl?.«pd 

09c*SBttae*a b 7 <&%«tc ia fie a-. 3 

I;y Lx -fiSioae efcas-ges sSJ: 2 '„ .ajwiooaly stilted 

t-estEjiMi .iispete fa U8®, awt^a, t-rf.H be sramlke in 
.•rapor;e ..era, PciB*;3 of pesttenla ; fc.yort.aaos ares 

• fl * Cpeisnsn' *©4X0 roehst 3£ttta ■ i'hMw 

* . ; ■ ^ . 

b: • £«?***«*'' *»»«««;,. acoaltt? histas? and rants? 

. c«'. body dvLjaitdas.. 

Di8p«n;ios s«ns3ag?y, 

C;„ Sguafcien© of ssotioa .and d-ata perfci&eafc to iransi: 
predietica calculations . frsss traefciaR data at 
fcira© o£ ectdcwa. . * 

■£> . . Kega.tsv .sad pm&md flight survival- ©valuation dm 
6p possible KS117L tsissions premia changes „ 


ihe a.oiifcracfcea? shall -conduct stadias and design analyst*} 
«At?5 nS J eeat ^ b®dy as required by changes from the frit 2 
~ , * . _siSEssary Oa such changes oh^ll be furnished to 
technical report fora. 

SfcSS^^iYStes 

^©Contractor shall participate la operational analysis 

aaeocAat©fc with th© planning ©£ the search and recover** 
operation . ^ 

B^coyegy Analysis 
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3.1 Dr op Tests . ) Q C P p \ 

The Contractor will direct 9 integrate arid perform a series 
of ten (X0) drop testa with the primary objective of 
developing and qualifying the SAW recovery subsystem* 

3*2 Ground Correlation Tests 

«BMnAnw^Mn Y'.rzxt*r*trc^ar. reara j r»3’v*-« K»ariiaua irm amaaj ua-»wa» 

Thecal and physical teats mil be conducted at various 
facilities to provide correlation between data obtained 
in controlled ground base environments and flight data* 

3c 3 Other Tests 

*X»Ci vrxzr^rj^-r. I,— - »ra^A >.> *.?• 1 1, t» 

In addition to the above, the Contras tor shall conduct 
tests as required. by the Mark 3 detailed Developmental 
Specification , 


4.1 Delivered equipment shall fee developed and fabricated 

in the quantities shewn in Attachment 1 9 Delivery Schedule. 
The. Mark 3 Mod A units will be ini 'dally fabricated using 
glass shield design. The Mark 3 Mod B units will be 
initially fabricated using nylon shield design. The 
Contractor is responsible for providing spare components 
in accordance with quantities negotiated with MSB. Ifee 
Contractor ©hall reconssend spare quantities to IMSD within 
21 days after th© initiation of the program. * s 

4.2 Quality. Assurance Provisions 

< ow> Tr i-rw->riiWVnw>frrir »rrnwi«rm-ii« i i i i>nriirrn'rviii?-r«-rrriTr<rii i inniTLii;i jr » 

Qualify Assurance provisions shall be in accordance with 
Mark 3 Detailed Developmental Specification. 

4.2.1 Where specific hardware delivered differs from 
the design as indicated in section 2.5, drawing 
change instructions ox masked engineering sketches 
will be furnished LMSD which describe the specific 
hardware delivered. 

4.2.2 The Contractor shall provide special quality measure 
meats at resaote-aites . 

4 . 3 Shipment 

axa&j£-:<^vuzun*uj%oi .tt 

Mk 3 W units and EAxO's will be furnished FOB Philadelphia 
Shipment shall b© as early as possible „ and la accordance 
with the estimated delivery schedule,, Attachsient X. 

C j„ 
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4 . 4 ISfci lisa fcion P lan 

mmm :*»*w*s*»i tanuaKiuiM^' 

The plan for utilisation of the Mark 3 K .V shall be so 
follows : 




A 


First Mark 3 Flight 


mm: 

Mod A (419 




Second Mark 3 Flight Mod B (421) 

(a) If first flight shield :Ls? 
recovered ‘ 


(b) Xf first: 'flight shield 


is nos recovered 


Mm' 


(420) 


Mod A (420) 

Mod. A (420) 
converted to 
Mod B 


Mod B (421) cos 
verted to Mod i 


J?ro#raa Operation 


5.1 Component Retrofit 

•nsawawa^fi jaffauxciaiiiBai! 


Kk 3 RV £ leM, Modification/ and 
shall be accomplished by LMS*) w/ 
Contractor personnel. Contract* 
flcation or retrofit plans. ■■shall 
to LMSD in order to establish a- 
conformance to. 'launch plan sod 


'■spsiaent retrofit operations 

"h the assistance of : 1 

reccsaaes&ded field modi- 
be submitted for approval 
; »ipatifeility with tooj£® 
uhfcdcwn requirements.. i 


Me 3 EV will' ^ceive system, asaenfcly and checkout by XMSD. 
The eaople.ee. system will then !>• shipped by IMSD to fae'i 
launch site where the system cl. kout will be repeated and 
ths equipment -readied for. flif' >y 1MSD. The Contractor 
will provide experienced engine .-■_ and technician assistance, 


3 . 3 Post F light Operations 


The Contractor .'.shall essoin®' the Mk 3 RV and data records 
after recovery^, inspection, and removal of the payload by 
LMSB. The recovered keen try Vehicle will be shipped to 
the Contractor' "taedla tei^r* for his analysis sad retention . 
The Contractor .'shall determine, insofar as is practicable, 
the functional ;psrfora?sncB of the individual major com- 
ponent®. The. Contractor shall submit a complete technical 
report covering this inspection within 30 days following 
receipt of the EV 0 


*> ^ 


/"l. 
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As a steiuua, this report shell !&c2.ud« an SagiaeMfiog 


* * «■*»* recovered vehicle*. 


laiysits or the 
and correlation thereto. 


rjith design criteria 


5.4 Technical Support 

navtt.r'K-vi'tv. • v. .»».* »ijn'tnu.'nwv.tTv<<w 


The Contractor shall provide field technical. a-ippcrt fa, 
Work Statement lfe.ro 1.3* 1,4, £,6* 541, 5,?., a ad 3,3, 
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'ATS&CHMENT 1 _ _ _ DBLIVE8S SCHEDULE 


r eJ 
























